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Reason for Change: 
Revised documents and drawings and added TB-E407-789-15 and associated drawings. 


Documents Affected: 
MDL-E407-789 Rev M; TB-E407-789-4 Rev C; TB-E407-789-13 Rev B; TB-E407-789-15 Rev A; 0789-01-155 Rev C; 0789-01-162 Rev C; 0789-02-154 Rev A; 0789-02-158 Rev 
0789-02-159 Rev A; 0789-03-060 Rev A; 0789-03-065 Rev B; 0789-03-201 Rev A; 0789-03-210 Rev B; 0789-03-351 Rev A. 
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1 [Signed PDF of MDL in Projects Folder, soft copy in Vault 

lease stamp on all drawings 

pdate Approved/Preliminary Dwg PDF Files 

pdate Product Documentation Folder (STC/Iinstallation/ICA/FMS/WIring 
pdate Projects - Approved Binder PDF Folder 

ll Document soft copies (MS Word) in Vault or Projects folder as req. 
Il SolidWorks Parts/Drawings/Assemblies in Vault 

lease Approved Vault drawings/delete PDF comments 

omplete Required Actions Below 

pdate Product Development Summary (STC applications) 

pdate / Verify Airworthiness Release Certificate Database 
reate/Update Parts / STC Database (Corridor) 

pdate STC Approval List 

pdate E-Part / ESI / EEO Master Binders (Paper Copies) 

pdate Grey Project Binder (Paper Copies) 
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Description / Action: 


Send reeso7.705 thou CG; 18-£407-709,38 Rev B; TB-E407-789-15 Rev A and parts to affected customers. (JD) 


ECN Verified & Complete: Date: 
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